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BILL NO. S-87-05- 4l 


AN ORDINANCE approving the Contract 
for Res. 906-86, Bass Road Sanitary 
Sewer Extension, between All Star 
Construction & Excavating, Inc. 

and the City of Fort Wayne, Indiana, 
in connection with the Board of 
Public Works and Safety. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. 


Road Sanitary Sewer 


and Excavating, Inc. 


connection with the 


this 


ing of all labor, materials, and 
equipment for the construction 
of "Bass Road Sanitary Sewer Ex- 
tension" as follows: Bounded on 
the North and East by Leesburg 


Road 


of-way line of Bass Road and on 

the W. by the Corporate limit line 
of the City of Fort Wayne. Sanitary 
Sewers: The construction of a 


main 


and character is not only intended 
and adapted for use by property 
holders, whose property abuts the 


line 


intended and adapted for receiving 
sewage from collateral drains already 
constructed or which hereafter 

may be constructed, be and the 


same 


the following described sewer line: 


Main 


ing sewer manhole located at the 
NE portion of the intersection 
of Leesburg and Bass Rds.: thence 


W. a 


SPECIAL ORDINANCE NO. S- / + TA 


That the Contract for Res. 906-86, Bass 
Extension, by and between All Star Construction 
, and the City of Fort Wayne, Indiana, in 
Board of Public Works and Safety, for: 


Contract includes the furnish- 


on the South by the S. right- 


sewer which from its size 


of said sewer but is also 


is hereby ordered in and along 





Sewer: Beginning at an exist- 





distance of 1,225 +L.F. Sewers 


shall be 10" in diameter; 


the Contract price is Fifty-Seven Thousand One Hundred Sixty-Six 


and 90/100 Dollars ($57,166.90), all as more particularly set 


forth in said Contract, which is on file in the Office of the 


Board of Public Works and Safety and, is by reference incorporated 


herein, made a part 


hereof, and is hereby in all things ratified, 


(Oi, 00" SNS Son Ota MST COS a 
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Page Two 
confirmed and approved. Two (2) copies of said Contract are 
on file with the Office of the City Clerk and made available 
for public inspection, according to law. 
SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 


approval by the Mayor. 


CS Z ee en `. ` 


Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 





Bruce O. Boxbefger, City Attorney 
























Seconced by , and 

DY tigis tana Jee q CO ens Committee and: the CÌ 
Plon Co seston fs. SSS Cas Sani 5 Som) and ms Meld afte 
due legal notice, at tha Council Chambers L S uilding, Fort Way; 
LeCLana, “on 

a a 








r ; e “i day of 
pL jae a Kk “M.,E 
DATE: SIC LE wg Sr ee, —— 


SANDRA E. KENNEDY, CITY CLERK 


Read the tfa time in full and on motion by ERD d 
seconded by tak , and duly adopted, placed on its 
PASSED 




















passage. (LƏSTT by the following vote: 
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SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXATION —_{APPROBREAPEON] —{GENERAL) 
(SPECIAL) ZONING MAP) ORDINANCE ( NO. Z > toa ke 


on the G [AL day of 










Presented by me to the ort Wayne, Indiana, 


on the 42 2. day of i PAIE Y 


at the hour of SAE o'clock s .M.,E.S.°. 





SANDRA E. KENNEDY, CITY CLYRK 


Approved and Signed by me this We of , 
ms A a 
19 ó , at the hour of ee S15as of. ge S mp; 
i ine AEE Nek ae Sa MEN a ae Se 





WIN MOSES, JR., MAYOR 


BOARD OF PUBLIC WORKS and SAFETY - . 
INVITATION FOR BIDS/AWARD OP CONTRACT* 
(Non-Federally Assisted Construction) 


PROJECT: Bass Road Sanitary Sewer Extension Contact ee 
Resolution 906-86 


CONTENTS 


—_— s  — 


Check if Contained Pages 


A/1 - A 


i 


ow 
w 
~ 


PB/1-PB/2 


x 


Resolution Ko. -........ 
Cover Sheet 

Advertisement for Bids 

Instructions to Bidders 

Schedule 

Schedule of Items 

Notes l and 2 

Non-Collusion Affidavit 

Bidder's Bond 

Certificate in Lieu of Financial] State- 
ment Form 96A 

Specimen Form- Payment Bona | 

Specimen Form-Perfor. & Guaranty Bond 
General Provisions 

Prevailing Rage Rates-State of Indiana 
Special Project Specifications 


ATIACEMERTS 
— zera 


I 


EA/1-EA/4 
RW /1 


l 


DISCOUNT for 
PROMPT PAYMERT 
(See Gen. Prov) 


ACENOWLEDGEHERT of 
AMENDMENTS 


10 CALENDAR DAYS 












BID_SUBMITTED 


CONSTRUCTION & EXCAVATING INC. 
CE ee Dee 


ItgEDWARD F. FOSS PRESIDENT 


Offer 
Date 5/13/87 

Bidder agrees to keep bid open for accep- 
tance for——  — (90 days unless 
otherwise specified) a 


Compliance AJAn PEO AnA 
0.C.2/85 


20 CALENDAR DAYS |30 CALENDAR DAYS 





! 
l 


Project Plans Drawing # SY- 

General Specifications and Conditions 
Detail Standard Construction Standards 
WPCE Department City of Fort, Rayne 
Escrow Agreement i 
Right-of-Way Cut Permit 
Notice to Proceed 

Change Order - Specimen Form 













ACCEPTARCE OF BID/ARARD OF CONRACT 


„CITY OF FORT WAYNE 
Board of Public Works & Safety 





CITY OF FORT WAYNE 





Win Moses, Jr., Mayor | 


AN 


us is a business of 
which at least 51% is owned and controlled by minority group 


members. ("Minority" means Black, Hispanic, American Indian 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
activaly participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 


tise made by the minority owners must be real , Substantiated and 
documented. 


Women Business Enterprise (WBE) is a business of which 
at least 51% is owned and controlled by women. ‘The women owners 


must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. š 


The contract for which this proposal/bie is prepared 
is governed by the MBE/WBE Ordinance. This form must be com- 
pleted in order to be responsive to this TES/REPS Crit the 
participation goal of 7% for MBE and 2% for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. : š es 


TEE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO TEE MRE/WBE 
GOALS OF TEE CITY FOR WORK DONE PURSUANT TO TEIS CONTRACT: 





2. The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
5 MVision); © = 


For MBE specify percentage of minority ownership 


- 





For WBE specify percentage of women ownership 
x. 





B. The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 


(cross out inapplicable provision) is 
a joint venture partner. : 


CO. C2. 2785 5 | I- 5 
B.O.W. Non-Fed 


The MBE/WBE firm (cross out í 


napplicable pro- 
vision) shall have % participation (en- 
ployees) $ participation (costs) in this 
project. : 


Specify the percentage of minorit 
in the MBE/WBE fira 
cable provision) 


Y/women ownership 
tł. (cross out inappli- 


ie The undersigned commits % of the total bid price 
as a subcontract to minority business enterprise parti- 


cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Fim of W 


bat We > 

Chetn ; 
a E G 
esis i 


D. The undersigned commits a `$ of the tota 
as a subcontract to women business ente 
tion. The WBE firms which ar 
are the following: 


1 bid price 
rprise participa- 
e proposed as subcontractors 


Name of Firm Adgseress Type of Worx 
3: bt. Tauck ; Lamas ] A, a 
wi ae 
3 : 


E; Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been net. 


I My Company cannot meet the participation 
goals for the following reasons: 











Z. We have taken the following steps in an 
attempt to comply with these participation 


goals: 
a RGM SL Geo oe ean ert ne ee 
G T E TA E P ET A E en Ts N, 
{attach additional sheets èS necessary) 


bee Pe eee RUSTI & BARVATI INC. Contractér 





Its EDWARD F. FOSS PRESIDENT ` coe 
CN  . .  . =a Z a NTS 
O.C. 2/85 r S S€ 
B . O . W ° Ron-Fed 


14. e e ene " 
The City's policy is to encourage a greater utilizatis 
minority and/or female employees in City construction moraa s 
The Board has, therefore, adopted a minimm goal of 17% of the 
total work hours on each project to be expended by minority 
and/or female employees. ("Minordity" shall include: Blacks 


Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and hig subcontractors will employ 
and utilize women and minority employees on this project. If a 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records 

facilities and work site and to those of his subcontractors = 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% ninority/te- 
male participation,: the reasons for this failure and reason- 
ableness and good faith of efforts to neet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS TEE UNDERSIGXED'S COMMITTMENT To MINORITY/FEMALE 
HOURLY UTILIZATION. $ : 


2. The undersigned firm certifies enar sevi employ 
anc utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least [1% of the total 


hours worked on this project. 


DB: Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


l. My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 


following reasons: 

ra aes a erie ie a eee 
Sr aa Ia Rn Tan a ae re ee E mr were ere AA S ee: ss: 
a a a U l A T ass : 


oc. 2/85 I- 2 
B.O.W. Non-Fed 


2. My Company has taken the following steps 


to comply with the 17% hourly utilization fi s sas Na asa 


gure: - Š 


RAISE DPR Sen a e a a aaa a N 
(attach additional sheets if necessary) iis 


Contra 
BY 
Its D F.FOSS PRESIDENT 


pee ecuire eva Wa edule Peyments - rsuarnt 
to India Code 5S-1l6-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, seni-sxiliea and 
unskilled laborers, workmen and mechanics. This wage deterzin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for exanination by any prospective 
bidder at The Board of Public Works and Safety, Sth Floor 
City-County Building, Fort Wayne, Indiana. : j 






or ALL STAR CONSTRUCTION & EXCAVATING INC. 


If a bidder is awerded a contract as a result 
for Bids, he/she/it shall file a scheéuie 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prine con- 
tractor shall be responsible for obtaining schedules from ali 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. ` 


of this Invitation 
of wages, on ferns 


Penalties for failure ‘to pay the prevailing wage rate ere set 
forth in Indiana Code 5-16-7-3. 


36. Site or jentation. a site orientation ¢sdaiywiil not) 


be conducted by the City Engineers. Z such an orientation 
is conducted, it will be held on the day of a oa ERF 
commencing at o'clock __-M. at the site of the project. ~~ 


Regardless of whether a site orientation is conducted 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 


conditions that.affect. the work, including, but not limited to 
all sub-surface conditions. 


oic. 2/85 cl at bee 8 
B.O.W. Non-Fed 


SCHEDULE 
Board of Public Works & Safety 


The Contractor agrees to furnish at his/her/its own cost all] labor; insurance; ——- 
materials, equipment and power for the complete performance of the following 
project: ) ae ae 


Bass Road Sanitary Sewer Extension 

Resolution 906-86 
a SE eh citer E 72721 2 2 E Y AS i eg a u e W 
a A SS 5 en tere ge r s Dr r oe 


All work will be performed in accordance with: Resolution #906-86, the IFB, 
this contract and the applicable plans, specifications and drawings for a- 
TOTAL PRICE OF $ 6 QO. (If unit prices are applicable, the contractor 

agrees to perform for those unit prices as set forth in the Schedule of Dnit 
Prices attached hereto. ) y pee oe = 


The work shall be commenced within ten (10) days after the Board ‘issues a 
written "Notice to Proceed". All work shall be completed within ~90-- = 
days after issuance of the Notice to Proceed. Those days which the contractor 
cannot work because of severely inclement weather shall not be counted. 


Liquidated Damages Provision. (This clause shall be applicable to this 
contract only if the box contains a checkmark or an "X",) It is hereby agreed 
by and between the City of Fort Wayne and Contractor that time is of the 
essence of this agreement and the contractor agrees that it will complete 
the project as herein defined on or before N days after issuance of the 
Notice to Proceed. The parties agree that it is a business and governmental 
necessity that the project be completed by this date, that it will be difficult 
or impossible to make an accurate determination of the damages that would 
be incurred by the City of Fort Wayne, and therefore, provide for liqudiated -— 
damages in the sum of $ N/A _ per day for each and everyday afterN/A days 
after issuance of the Notice to Proceed that the project remains uncompleted. _ 
The patties agree that, the sum of SONA per day is a reasonable estinate = 
as to the damages which would be incurred by the City of Fort Wayne. The ` 
parties further agree that causes beyond the control of the contractor may 
delay the completion date. Therefore, the parties agree that delays in the 
completion day beyond the control of the contractor shall not result in 
liquidated damages. 


Delays beyond the control of the contractor can include but are not necessarily 
limited to, the following: Acts of God, strikes, lockouts or industrial 
disturbances, acts of public enemies, restraining orders of any kind by the 
government of the United States of America or of the State of Indiane or 
any of their departments, agencies, or officials, or any civil or military 
authority, insurrections, riots, landslides, earthquakes, fires, incapacitating 
storms, floods, and explosions. 


OCT 2/85 


BOW/Non-Fed. 


IN WITNESS WHEREOF, the bidder(s) (a firm) by its Owner(s) named below, hereunto 
set their hand(s) and seal(s) this day of » 198 i 


Firm Name: 
a at N 
By: 
A y am 


w C S 


IN TESTIMONY WHEREOF, the bidder(s) (a corporation) has caused this proposal 
to be signed by its President and Secretary and affixed its corporate seal 


this 13 day of May z 198.7 > 


⁄ mh ALL STAR CONSTRUCTION & EXCAVATING INC. 


tier in s a Name of Corporation 

(o> A, : 

ee I eH a 

OS I E E 
eae ; President 


EDWARD F. FOSS 





S-2 


Schedule of I 


tems 


PROJECT NAME: Bass Road Sanitary Sewer Extension - Resolution 906-86 


Tr 
m: 
: 
: 
; 
; 
: 
; 
: 
: 

— aes Oros s ae 
i 


SUMMATION OF AA/EEO STATEMENT 
I will be (circle one) 


Participating Member of CFW Area Plan 

i Union Contractor 

3. Federal Register 

4. Percentage Participation Goal Statement 
{7% 





Perea ages 


1,230 + syds 


UNIT PRICE 


ZN Ü 


SHS . OO 
0% 


N 


2 


(2. 


Vy 
O 
D A 


Eda 


DATE Feb. 4, 1987 


N 
fea] ; 
2] 
g 
Q 
be 
O 
< e 


O 
Ü 


Ó M 
° p S 


Q 
(E 


S DiS 
S lo S 


[ 


TOTAL pp | S > //¿IZ2 


NON-COLLUSION AFFIDAVIT 
eT 


The Bidder, by its Officers and 


ALL STAR CONSTRUCTION & EXCAVATING INC. 


agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement with any 
other bidder, or with any public officer of such City of Fort Wayne, Indiana, 
whereby such affiant or affiants or either of them, has paid or is to pay to 
such other bidder or public officer any sum of money, or has given or is to 
give such bidder or public officer anything of value whatever or such affiant 
or affiants or either of them has not directly or indirectly, entered into 
any arrangement or agreement with any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the letting of the contract 
sought for by the attached bids, that no inducement of any form or character 
other than that which appears upon the face of the bid will be suggested, 
offered, paid or delivered to any person whomsoever to influence the acceptance 
of the said bid or awarding of the contract, nor has this bidder any agreement 
Or understanding of any kind whatsoever, with any person whomsoever to pay, 
deliver to, or share with any other person in any way Or manner, any of the 
proceeds of the contract sought by this bid. 





ALL STAR CONSTRUCTION & EXCAVATING INC. 
ae DE RE EN Oe BACAVALLNG ING. 


EDWARD F. FOSS PRESIDENT 





—— 


Ü) aes 
a / 2 ase 
Subscribed and sworn to before me by EIS EE, Wee 
this 13 day of _ may ALIBI ssp as | ' 
x — G r wi he 
My Commision Expires: ; PENCON weai ey 


Notary Public Sherr, L. Recht T i 
March 7. 19 §8 Resident of Aly Lig a^n County, ' 


Subscribed and sworn to before me by 
this day of y 198 š 








My Commission Expires: 





Notary Public 
Resident of County 





*—kkk3kirickkirark-krirckk'k'ira-k 
Subscribed and sworn to before me 
by this day of 3 
um a S YC s wet eee: Poe ie esp eR 
198 š 


My Commission Expires: 
Notary Public 


Resident of County 





NCA-1 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 
SAL EMENT 


I, EDWARD F. FOSS , the PRESIDENT 
» Of ALL STAR CONSTRUCTION & EXCAVATING INC. 
Position Company 


hereby certify: 


1. That the Financial Statement of said company, dated the 22 day of 
November 1986,’ now:.on file in the office of the Board of Public 
Works & Safety is by reference incorporated herein and made a part hereof, 
is a true and correct statement and accurately reflects the financial 
condition of said company as of the date hereof: 





2. That I am familiar with the books of said Company showing its (financial) 
condition and am authorized to make this certificate on its behalf. 


í J 3 ¿Z ⁄ = 
Dated: Š, Z 2 Le 


Signature 
EDWARD F. FOSS PRESIDENT 
Title 


` ` 
b; 12 
13 


Subscribed and sworn to before me, a Notary Public, in and for. said County 


and State this /3 day of a fp LI DS as a a 


: 
a urka / / x 


Notary Public ert L . Recht ne TOF 
Resident of .\& County ae 





My Commission Expires: 


Moreh. 7, 0% 


FS su) 


CERTIFICATION OF BIDDER/VENDOR 
— eR VENDOR 


The undersigned, on behalf of ALL STAR CONSTRUCTION & EXCAVATING INC; 
RA Bs cana cs rane ee ee at 


, Goes hereby make the following representations 
to the City of Fort Wayne, Indiana. 


WEEREAS, it is acknowledged that the Common Council 


š £ w € ` 
oÍ the City of Fort Wayne, Indiana, has passe an ordinance con- 


Gemning the apartheied policies of the Country of South Africa; 


WEEREAS, Council's orcinance requires thet all persons 
= — = de r 


geet ; eas i 
-irmS or corporations Submitting bids to the City, for goods ena 


rvi r+iz ë £ +} s ? 
se ces, certify, as part of the bc, ches sucr entity does not 


Support the policies of apartheié in South Africe 


k The unåersigneå states, on behalf of 
& z” ` $ . o 
ALL STAR CONSTRUCTION & EXCAVATING INC- he+ALL STAR CONSTRUCTION & EXCAVATING INC. 


oes not support or endorse the Policy of apartheid in South Africa 
š = — of Sete == 1 
IN WITNESS WEEREOF, this Certification hes been sime 


tho sols Gay of MAY , (ve 87 
- . 


f 





CONSTRUCTION & EXCAVATING INC. Sey 
(Name of Bidder/Vendor) : 





(Name and Title c£ Person S 


: igning) 
EDWARD F. FOSS PRESIDENT 


` 


4 =p Continental 
Insurance. BID BOND 


Approved by The American Institute of Architects, 
A.|.A. Document No. A-310 (Feb. 1970 Edition) 


KNOW ALL MEN BY THESE PRESENTS, 


iat ibe ALL STAR CONSTRUCTION & EXCAVATING, INC. 





as Principal, hereinafter called the Principal, 


and THE CONTINENTAL INSURANCE COMPANY 
22 Ee NI NSU RANGE COMPANY = C n U a a a 
„of New York 


a corporation duly organized under the laws of the State of New Hampshire , as Surety, hereinafter called the Surety, are held 
and firmly bound unto City of Fort Wayne, Board of Public Works and Safety _ 























: : , aS Obligee, hereinafter called the 0bligee, 
in the sum of Five Per Cent (53) of Maximum Bid NUE) Tae ne Se NNT Resor eae sins oa Dollars 


(Di —— en —— ), for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind our- 
selves, our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal has submitted a bid for __ReS. 906-86; Sanitary Sewer Extension 


wi SL es a as: 
a a a ee 














in accordance with the terms of such bid, and give such bond or bonds as may be specified in the bidding or contract documents with 
good and sufficient surety for the faithful performance of such contract and for the prompt payment of labor and material furnished in the 
prosecution thereof, or in the event of the failure of the Principal to enter such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said bid and such larger amount 
for which the Obligee may in good faith contract with another party to perform the work covered by said bid, then this obligation shall be 
null and void, otherwise to remain in full force and effect. 


SAES 
YA D. Wor. 87_ 





Signed and sealed this Eea LOER ee e eer day of 





5 ALL STAR CONSTRUCTION & EXCAVATING, “INC. Seal) ` 








I (Principal) j 
Ë ouw ARO N Eis oe BY: (SES eh yy ys 
(Title) NY) 


(Witness) 






YASTE, ZENT & RYE AGENCY, INC. COMPANY (Seal) 


x 
> » | 





itness) 











Attorney-in-Fa 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into a contract with the Obligee 


( z ay 
y>. 
We ie 22 xA S 


BOND 4392C PRINTED IN U.S.A. 


| 
x 
| 
x 
x 
| 
rs 
| 


` The Continental Insurance Company > 
180 Maiden Lane, New York, New York 10038 


GENERAL POWER OF ATTORNEY 


Know all men by these Presents, That THE CONTINENTAL INSURANCE COMPANY has made, 
constituted and appointed, and by these presents does make, constitute and appoint 


Donald T. Belbutowski of Fort Wayne, Indiana 


its true and lawful attorney, for it and in its name, place, and stead to execute on behalf of the said Company, as surety, bonds, undertakings 
and contracts of suretyship to be given to 


All Obligees 


provided that no bond or undertaking or contract of suretyship executed under this authority shall exceed in amount the sum of 


Five Million ($5,000,000) Dollars. 


This Power of Attorney is granted and is signed and sealed by facsimile under and by the authority of the following Resolution adopted 
by the Board of Directors of the Company on the 1st day of November, 1977: 


FURTHER RESOLVED, that the signatures of such officers and the seal of the Company may be affixed to any such Power of Attorney or to any certificate relating thereto by 
facsimile, and any such Power of Attorney or certificate bearing such facsimile signatures or facsimile seal shall be valid and binding upon the Company when so affixed and in the 
future with respect to any bond, undertaking or contract of suretyship to which it is attached.” 


In Witness Whereof, THE CONTINENTAL INSURANCE COMPANY has Caused its official seal to be hereunto affixed, and these 
presents to be signed by one of its Vice Presidents and attested by one of its Assistant Vice Presidents this 4th day of June, 1984. 


THE CONTINENTAL INSURANCE COMPANY , 


a ia : > 7:41 T s 


T.H. Stephens, Assistant Vice President Michael J. Beernaert, Vice-President 





STATE OF NEW JERSEY 
COUNTY OF MIDDLESEX 


; 

On this 4th day of June, 1984, before me personally came Michael J. Beernaert, to me known, who being by me duly sworn, did depose 

and say that he is a Vice President of THE CONTINENTAL INSURANCE COMPANY, the corporation described in and which executed the 

above instrument; that he knows the seal of the said corporation; that the seal affixed to the said instrument is such corporate seal; that it 
was so affixed by order of the Board of Directors of said corporation and that he signed his name thereto by like order. 


nny, 
Š 
x 


Rent A 
Fata Ë ZZ 


Marilyn A. Hockenbury 








vi 5 Notary Koele of New Jersey Š 
y Commission Expires June 23, 198 
CERTIFICATE 


l, the undersigned, an Assistant Vice President of THE CONTINENTAL INSURANCE COMPANY, a New Hampshire corporation, DO 
HEREBY CERTIFY that the foregoing and attached Power of Attorney remains in full force and has not been revoked; and furthermore that 
the Resolution of the Board of Directors, set forth in the said Power of Attorney, is now in force. 

Signed and sealed at Piscataway, in the State of New Jersey. Dated the 13th dayof May 19 87. 


W Pies 


James M. Keane, Assistant Vice President 





11 BOND 4315K Printed in U.S.A. 


"BASS ROAD SANITARY SEWER EXTENSION" 
Resolution 906-1987 


RESOLVED by the Board of Public Works & Safety that it is deemed necessary 
to improve the Bass Road area by the construction of sanitary sewers, in the 
following described area: 


Bounded on the North and East by Leesburg Road on the 
South by the South right-of-way line of Bass Road and 
on the West by the Corporate limit line of the City 
of Fort Wayne. 


Sanitary Sewers 


The construction of a main sewer which from its size 
and character is not only intended and adapted for 
use by property holders, whose property abuts the line 
of said sewer, but is also intended and adapted for 
recieving sewage from collateral drains already 
constructed or which hereafter may be constructed, 
be and the same is hereby ordered in and along the 
following described sewer line: 


Main Sewer 

Beginning at an existing sewer manhole located at the 
Northeast portion of the intersection of Leesburg and 
Bass Roads; thence West a distance of 1,235+ LF 
terminating at a proposed sewer manhole. 


Said sanitary sewer shall be 10 inches in diameter. 


And, said improvements with all appurtenances shall be constructed in 
accordance with the plans, profiles and specifications now on file in the 
Department of Public Works & Safety of said City. 


The property holders share of said improvement shall be apportioned against 
and paid by the said property holders benefited by said improvements all 
according to the method and manner provided. for in the Acts of the General 
Assembly of the State of Indiana, effective 1 September 1981 and the provisions 
of all acts amendatory thereto and supplemental thereof. 


Assessments, if deferred, are to be paid in ten equal installments with 
interest at the rate of nine (9%) percent per annum as set by the Board of 
Public works & Safety and shall be financed under Barrett Law Revolving, Funds 
as provided for in the above-entitled acts. 


All proceedings and any work done on said improvements, assessments of property 
collection of assessments and issuance of bonds, therefore, shall be as 
provided for in said above-entitled acts and all amendments thereto and 
supplemental thereof. 


I 
ADOPTED this / g day of March 1987. 


ty 
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Board of Public Works & Safe 
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; = Admn . Appr., 
All Star Construction & Excavating, Contractor 


TITLE OF ORDINANCE Contract for Res. 906-86, Bass Road Sanitary Sewer 
Extension 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works §& Safety 


SYNOPSIS OR ORDINANCE The Contract for Res. 906-86 includes the 


furnishing all labor, materials, and equipment for the con- 
struction of "Bass Road Sanitary Sewer Extension" as follows: 
Bounded on the North and East by Leesburg Road on the South by 
the S. right-of-way line of Bass Road and on the W. by the Gor 
porate limit line of the City of Fort Wayne. Sanitary Sewers: The 
construction of a main sewer which from its size and character is 
not only intended and adapted for use by property holders, whose 
EN abuts the line of said sewer but is also intended & 
adapted for receiving sewage from collateral drains sirens con- 
structed or which hereafter may be constructed, be & the same is 
hereby ordered in and along the colle ing described sewer line: 
_Main Sewer: Beginning at an existing sewer manhole located at 
the NE portion of the intersection of Leesburg & Bass Rds.:thence 
EFFECT OF PASSAGE Improved sewer conditions at above location 
ai A. £ 2 -OS = q- 
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EFFECT OF NON-PASSAGE 
% 
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MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $57,166.90 
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BILL NO. S-87-05-41 


CITY UTILITIES 


REPORT OF THE COMMITTEE ON > 
RG a aC aa aa LL C PNNEUES 


CITY UTILITIES 


WE, YOUR COMMITTEE ON ! TO WHOM WAS 
| hs che z E 
REFERRED AN (ORDINANCE) (RESODUDLON). approving the Contract 


for Res. 906-86, Bass Road Sanitary Sewer Extension between All 
Star Construction & Excavating, Inc., and the City of Fort Wayne, 


Indiana, in connection with the Board of Public Works and Safety 


ia s k S 
Tua aaa s l ee ET n 


E (feet =k Lg Er ae a ee a PNN WSST 
a n n n x 
HAVE HAD SAID (ORDINANCE)  (RESOKHHKGN) UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESBLWPION 
same I os as ie ee na, Sa 


YES. NO 


Lara er. Z “Q CHARLES B. REDD 
i CHAIRMAN Tis a a 






PAUL M. BURNS 
VICE CHAIRMAN 


THOMAS C. HENRY 
BEN A. EISBART 


SAMUEL J. TALARICO 


ieee SANDRA E. KENNEDY 


CONCURRED IN A 
C€ TJ Y: O CLERK 








